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DECIjARATORY  hesolutiok  ho.  450-1922 


For  the  opening  of  Pleasant  Avenue  and  Fade  Avenue  from  Hettie 
Avenue  to  the  south  line  of  Mengerson’s  Addition;  also  for  the  opening 
of  an  alley  between  Parnell  Avenue  and  the  proposed  opening  of  Pleasant 
Avenue;  also  for  the  opening  of  an  alley  between  the  proposed  opening 
of  Pleasant  Avenue  and  the  pxpposed  opening  of  Eade  Avenue, 

Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  it  is  desired  and  deemed  necessary  to  open  and  extend 
Pleasant  Avenue  and  Eade  Avenue  from  Nettie  Avenue  to  the  south  line  of 
Mengerson*s  Addition;  also  to  open  and  extned  the  alleys  between  Parnell 
Avenue  and  proposed  opening  of  Pleasant  Avenue  and  the  proposed  opening 
of  Pleasant  Avenue  and  the  proposed  opening  of  Eade  Avenue  from  Nettie 
Avenue  to  the  south  line  of  Mengerson  s Addition. 

All  as  shown  by  a plan  of  such  proposed  street  and  alley  opening 
now  on  file  in  the  office  of  the  Department  of  Public  Works  of  said  city. 
The  opening  and  extending  of  the  above  described  streets  and  alleys 
is  to  be  made  by  condemning  and  appropriating  for  street  and  alley  pur- 
poses the  following  described  tracts  of  land, 

1,  For  the  opening  and  extending  of  Pleasant  Avenue  a piece  of  land 

described  as  follows:  Commencing  at  a point  twenty-five  (25)  feet  north 

of  the  southeast* corner  of  Pleasant  Avenue  and  Nettie  Avenue,  thence 
north  parallel  with  the  west  line  of  Parnell  Avenue  to  the  south  line  of 
Mengerson Vs  Addition,  thence  west  forty  (40)  feet,  thence  south  to  the 
north  line  of  Nettie  Avenue,  thence  east  forty  (40)  feet  to  the  place 

of  beginning. 

2,  For  the  opening  and  extending  of  Eade  Avenue,  a piece  of  land 
described  as  follows;  Commencing  at  a point  twenty-five  (25)  feet  north 
of  the  southeast  comer  of  Eade  Avenue  and  Nettie  Avenue,  thence  north 
parallel  with  the  west  line  of  Parnell  Avenue  to  the  south  line  of  Man- 
gerson’s  Addition,  thence  west  forty  (40)  feet,  thence  south  to  the  north 
line  of  Nettie  Avenue,  thence  east  forty  (40)  feet  to  the  place  of 
beginning. 

For  the  opening  and  extending  of  the  alley  between  Parnell  Avenue 
and  proposed  opening  of  Pleasant  Avenue,  a strip  of  land  described  as 
follov/s:  Commencing  on  the  north  line  of  Nettie  Avenue  at  a point  one 
hundred  and  thirty- two  (132)  feet  west  of  the  west  line  of  Parnell  Avenue 
thence  north  parallel  with  the  west  line  of  Parnell  Avenue  to  the  south 
line  of  Mengerson* s Addition,  thence  west  eleven  (ll)  feet,  thence  south 
to  the  north  line  of  Nettie  Avenue,  thence  east  eleven  (ll)  feet  to  the 
place  of  beginning, 

4.  For  the  opening  and  extending  of  the  alley  between  the  proposed 
opening  of  Pleasant  Avenue  and  the  proposed  opening  of  Eade  Avenue,  a 
sjbrip  of  land  described  as  follows;  Commencing  at  a point  on  the  north 
line  of  Nettie  Avenue  one  hundred  and  sicty  two  and  six  tenths  (162.6) 
feet  west  of  the  west  line  of  proposed  Pleasant  Avenue  ooen-ing^ — thence 
north  to  the  south  line  of  Mengerson*  3 Addition,  thence^l^st  fifteen  (15) 
feet,  thence  south  to  the  north  line  of  Nettie  Avenue,  thence  east 
fifteen  (15)  feet/iha  the  place  of  beginning. 

to 

The  property  which  may  be  injuriously  or  beneficially  affected  by 
the  proposed  street  and  alley  openings  as  above  described  is  described 
as  all  lots  and  lands  not  occupied  by  streets  and  alleys  lying  south 
of  Charlotte  Avenue,  west  of  Parnell  Avenue,  north  of  State  Boulevard; 
and  east  of  the  west  line  of  section  36,  Township  3I  North,  Range  12 
East, 


I 


All  of  the  above  deeoflbed  streets  and  alleys  and  lots  and  lands 
affected  by  the  above  described  street  and  alley  openings  being  situ- 
ated in  the  northwest  quarter,  Section  3^,  Township  North,  Range 
12  Bast  and  within  the  oozpftrate  limits  of  the  City  of  Bort  Wayne, 

Ind iana. 


Adopted  this  24th  day  of  August  1922* 
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City  of  fort  wayne-Indiana 

DEPARTMENT  of  PUBLIC  WORKS 

J.  B.  KOCKS,  PRESIDENT  ROOM  2 CITY  HALL 

OTTO  BENGS 
JESS  BROSIUS 

A.  J.  APP-secretary 

FORT  WAYNE,  IND., 

June  29th,  1922 

LIr.  F,  M.  Randall, 

City  Engineer, 


REGULAR  MEETINGS 
MONDAYS  AT  3 P.  M. 
THURSDAYS  AT  7:30  P.  M. 


Dear  Sir;- 


You  are  hereby  directed  to  prepare  plans  and  specifica- 
tions for  the  opening  of  Eade  Avenue  in  conjunction  v/ith  the  opening 
of  Pleasant  Avenue;  also  the  alleys  East  and  West  of  Eade  Agenue 
from  Idettie  Avenue  Eorth  to  the  North  line  of  Mengerson's  Addition. 

Very  truly  yours, 


rp.W 


Ado 


3000-2-24-21 


PETITION 


f - 

iL  - 


1 


Fort  Wayne,  Ind., 

To  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne: 

! Gentlemen: 

T'he  undersigned,  owners  of  real 

estate  ....OpexLing-and....Grad.ing....Qf ..  .Elaasant... ime ^ from 

S_t.a.t.e....B.Qiil.e.var.d to  llP... ....1  ine. . 
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BUARANTY  BOND 


Know  Ail  Men  by  these  Presents,  That  we 

Oscar  "P.  Menefee 


principal,  and- 


as 


Contractors 


as  surety  are  held  and  firmly  bound  to  the  City  of  Fort  Wayne,  Indiana,  in  the  sum  of- 

TIIREE  HU^DPED  FIFTY  DOLLARS 


rj;  3S0,0Q 


-) 


for  the  payment  of  which  well  and  truly  to  be  made  we  jointly  and  severally  fc^ind  ourselves,^(^ur  heirs',  •executors, 
administrators  and  assigns  firmly  by  these  presents. 

The  conditions  of  the  above  obligations  are,  that  whereas  the  said_ ^ 

Oscar  F.  Menetee 


did  on  the- 


-day  of- 


May. 1907 


, enter  into  a contract  with  the  City  of  Fort  Wayne  to  construct  a 

cea  en  t s i de walk 

^ pavement 


on 


the  east  side  of  Koch 


street  from- 


Aroher  Avon-ue  to 


St.  Joseph  street 


according  to  certain  plans  and  specifications,  and  also  warranting  and  guaranteeing  the  work,  material,  and 


condition  of  the  pavement  for  the  period  oL 


flv© 


-(- 


5 


-)  years  from  the  date  of 


the  final  estimate,  and  the  repairs  thereof  as  provided  in  the  aforesaid  contract.  Now  if  the  said 

Oscar  F.  Menefee 

shall  faithfully  perform  and  fulfill  all  the  requirements  of  said  warranty  and  guaranty,  and  make  all  repairs 
required  under  said  guarantee  and  in  the  manner  provided  for,  then  this  bond  to  be  null  and  void  otherwise  to 
be  in  full  force  and  effect. 


LIABILITY  BOND 


Know  All  Men  by  these  Presents,  That  we 


as  principal,  and-  T *7:  /3 


as  surety,  are  held  and  firmly  bound  to  the  City  of  Fort  Wayne,  Indiana,  in  the  sum  of_ 

lPTV~ff  THOU  HAND DOLLARS 


(I  fl000>00 


-) 

The  conditions  of  the  above  obligation  are  such,  that  if  the  above  named  party  of  the  first  part  shall  faithfully 
comply  with  the  foregoing  contract  made  and  entered  into  the ^ 

^'ay,  1907 


day  of- 


, with  the  City  of  Fort  Wayne,  Indiana,  and  shall  faithfully 


fulfill  all  the  conditions  and  stipulations  therein  contained,  except  the  warranty  and  guaranty  of  the  pavement  as 
to  the  workmanship,  material  and  conditions  for  the  period  of  five  (5)  years,  according  to  the  true  intent  and 
meaning  thereof  in  all  respects,  then  this  obligation  to  be  void  otherwise  to  be  and  remain  in  full  force  and  virtue 
in  law  and  in  the  event  the  said  City  shall  extend  the  time  for  the  completion  of  said  work,  such  extension  shall 
not  in  any  way  release  the  sureties  on  this  bond. 


’contract  and  bdnd^ 


®l|tB  Agrppntfttt  made  and  entered  into  this 

03C&T  7,  "^ere/ee 


u 


day  of_ 


yay,  1907 


-19 


by  and  between. 


Contractoi’,  in  the  County  of  Allen  and  State  of  Indiana,  party,  of  the  first 


part,  and  the  City  of  Fort  Wayne,  County  of  Allen  and  State  of  Indiana,  by  and  through  its  Board  of  Public 
Works,  party  of  the  second  part,  under  and  by  virtue  of  an  act  of  the  General  Assembly  of  the  State  of  Indiana, 
entitled  “An  Act  Concerning  Municipal  Corporations,  approved  March  6th,  1905,” 


ItlnpBBpfij,  That  the  party  of  the  first  part  covenant  and  agrees  to  construct  cement  sidewalk 

on  the  east  side  Of  Koch  street 


street 

street 


from. 


Archer  Avenue 


-Street  to . 


St,  Joseph  Street 


and  to  furnish  all  labor  and  material  whatsoever,  and  to  do  all  work  in  a good  workmanlike  manner  to  the  entire 

satisfaction  of  the  Board  of  Public  Works  and  the  City  Civil  Engineer  and  in  strict  accordance  with  the  terms  and 

460 

conditions  of  Improvement  Resolution  No.  , and  the  plans  and  specifications  therefor,  at  the  following 

price  per  lineal  foot : 

Price  per  lineal  foot  oTNT^-  N party  of  the  first  part  for  the  consideration 

hereinbefore  expressed  hereby  expressly  agrees  to  do  the  work  for  the  above  described  improvement  according  to 


the  terms  and  conditions  of  Improvement  Resolution  No. 


450 


and  according  to  the  plans  and  specifications 


for  such  work,  on  file  in  the  ofiice  of  the  Department  of  Public  Works  of  said  City,  and  to  the  satisfaction  of 
said  Board.  The  resolution,  profiles,  plans  and  specifications  herein  referred  to  are  hereby  made  a part  of  the 
contract  as  fully  and  effectually  as  if  copied  herein  in  full  length. 


It  is  further  agreed  by  and  between  the  parties  to  this  contract,  that  the  party  of  the  first  part  shall  not 
assign  the  contract  herein  entered  into  without  the  written  consent  of  said  second  party. 


The  said  party  of  the  first  part  convenants  and  agrees  with  the  party  of  the  second  part  to  complete  said 
improvement  by  the  / *5”  day  1907  19  , and  guarantees  that  the  said  improvement  will  be 

in  as  good  condition  at  the  expiration  of  five  (5)  years  from  date  of  final  estimate  as  it  was  at  the  time  said  im- 
provement was  accepted  by  the  Board  of  Public  Works,  and  that  the  said  first  party  will  keep  in  repair  without 
additional  expense,  said  improvement  for  the  said  guarantee  period. 

It  is  understood  by  and  between  said  parties  hereto  that  said  guaranty  of  improvement  and  obligation  of 
repair  is  to  cover  and  include  all  defects  growing  out  of  imperfections  or  unsuitability  of  materials  or  composi- 
tion, of  too  great  or  too  little  moisture,  all  defects  of  workmanship,  extremes  of  heat  and  cold,  and  all  other 
excessive  deteriorations  more  specifically  described  as  follows : 

Any  holes  or  cracks  in  said  sidewalk  improvement  and  any  defects  resulting  from  the  composition  of  the 
materials  used.  The  improvement  at  the  expiration  of  the  guaranty  period  of  five  years  shall  be  in  such  good 
condition,  present  a surface  so  true  and  even  that  it  &hall  in  no  way  be  an\  obstruction  to  travel,  and  have  a 
drainage  so  perfect  that  water  shall  collect  iffino  place  to  a depth  of  more  than*  % of  an  inch,  and  to  be  free 
from  holes  or  cracks. 

It  is  further  agreed  and  understood  by  parties  to  this  contract  that  the  necessity  of  repairs  rest  entirely  with 
the  Board  of  Public  Works,  whose  decision  upon  the  matter  shall  be  final  and  obligatory  upon  the  Contractor 
and  the  surety  upon  his  bond. 

It  is  further  agreed  that  the  guaranty  herein  made  shall  extend  to  the  whole  body  of  improvement  and  the  re- 
pairs made  under  it  shall  extend  to  the  total  reconstruction  of  the  improvement,  provided  the  Board  of  Public 
Works  deems  it  necessary  by  reason  of  any  defects  in  original  material  or  construction. 

It  is  further  agreed  that  if  said  improvement  during  the  guaranty  period  or  at  the  end  of  said  guaranty 
period  is  out  of  repairs  by  reason  of  matters  herein  stated,  and  said  Contractor  shall  refuse  or  neglect  to  put  the 
same  in  repair  to  the  satisfaction  of  said  Board  of  Public  Works  on  fifteen  (15)  days’  notice,  then  in  that  event 

•r  I.  , 

said  second  party  is  authorized  to  cause  said  repairs  to  be  made  and  the  costs  thereof  to  be  recovered  from  the 
Contractor  and  his  surety  by  an  action  on  his  bond. 

To  each  of  the  conditions  and  stipulations  of  this  contract  the  undersigned  bind  themselves,  its  successors 
and  assigns. 

IN  WITNESS  WHEREOF,  We,  the  foregoing  named  parties  herunto  set  our  hands  this — 


(For  the  City  of  Fort  Wayne,  Indiana:) 


Mayor. 


Form  24.  2M 


- May. 23rd.,....19.0.5r. 190 

To  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne/  Indiana: 

GENTLEMEN:  The  undersigned  proposes  to  construct 

walk  on  the  east  side  of  Koch  street 


From 

y St.  Joseph  street 


and  to  furnish  any  and  all  work  and  material  that  may  be  necessary  in  a proper  and  workmanlike  manner,  and  strictly  according  to  plans,  profile  and 
specifications  on  file  in  the  office  of  the  Board  of  Public  Works  of  Fort  Wayne,  Indiana,  and  according  to  the  terms  of  Improvement  Resolution 

No. and  according  to  the  law  governing  the  city  of  Fort  Wayne,  Indiana,  in  construction  of  such  public  im- 

provements, and  under  the  direction  of  and  to  the  entire  satisfaction  of  said  Board  of  Public  Works,  at  the  following  rate  per  lineal  foot  of  said  work 
complete;  “ 


{[[^“Errors  or  differences  between  written  prices  and  figures  will  be  considered  intentional,  and  proposal  rejected  as  informal. 

A failure  to  enclosed  certified  check,  as  provided  for  in  legal  advertisement  of  “Notice  to  Contractors,”  will  result  in  the  rejection  of  the  bid- 

A failure  to  file  an  affidavit  in  accordance  with  Section  65,  Chapter  CIV,  Acts  1899,  wiiy'Q^l^n  the  rejectig^of  X907 

_ All  bids  must  have  been  delivered  to  the  Clerk  of  the  Board  of  Public  Works  by o’clock  p.  


190 


NAME  OF  BIDDER. 


ss; 


State  of  Indiana, 
Allen  County, 


being  duly  sworn 


upon  oath  deposes  and  says,  that 


ha; has  filed  a bid  with  the 


Board  of  Public  Works  of  the  City  of  Fort  Wayne,  this day  of.J.f^y 

, for  the  making  of  improvements  within  the  corporate  limits  of  the 

City  of  Fort  Wayne,  Indiana,  as  follows: 

All  work  to  he  done  under  ImproTement  rsesolut  j ons  ITos,  448, 

449,  450  and  451 


Affiant  further  says  that  in  making  such  bids  that  neither  he  nor  any  Company  he  may 
represent,  nor  any  one  in  behalf  of  his  Company,  directly  or  indirectly  entered  into 
any  combination,  collusion,  undertaking  or  agreement  with  any  other  bidder  or  bid- 
ders to  maintain  the  price  of  said  work,  or  compact  to  prevent  any  other  bidder  or 
bidders,  from  bidding  on  said  contract  or  work,  and  further  says  that  such  bids  are 
made  without  regard  or  reference  to  any  other  bid  or  bids  and  without  any  agree- 
ment, understanding  or  combination,  either  directly  or  indirectly,  with  any  other  per- 
son or  persons  with  refference  to  such  bidding 


Subscribed  and  sworn  to  before  me  this 23rd ^ay  of 


Statk  of  Indiana  ; 


Am-kn  County  : 


SK : 


In  the  rnattor  relating  to  the  improvement  made  under  Improvement  Resolution 


450 


No and  the  plans  and  specifications  therefor  comes  now 

Oscar  F,  Menefee 


who  being 


duly  sworn  upon  oath  deposes,  and  says  he  is  acquainted  with. 


the  party 


to  whom  -was  awarded  the  contract  and  who  performed  the  work  under  Improvement  Resolution 


No. ..  .4.50. 


That  he  is  familiar  with  and  personally  knows  the  requirements  of  the  plans  and  specifications 


of  said  improvement  resolution  and  further  knows  that  the  said. 


Oscar  F,  Menefee 


in  the  performance  of  said  -^ork  comjjlied  with  all  the  terms 


and  conditions  of  said  plans  and  specifications  in  every  particular,  and  that  the  material  used  was  of 
the  character  kind,  quantity  and  quality  required  therein  and  according  to  and  under  the  direction  of 
the  Boaad  of  Public  Works  and  the  City  Civil  Engineer  : 


Subscribed  and  sworn  to  before  me  this . . 2-7  til 


day  of j’UjLy,Jk9Q7 


y. 

Notarj'  Public,  . / 
Allen  Co.,  Ind. 


- S,  J9JC^ 


Fort  Waj-ne  Freie  Fresse  Prim. 


/ 


DEPARTMENT  OE  PUBLIC  WORKS. 

0ffice  of  (£ity  (£ir?tl  (Engineer. 


Fort  Wayne,  Ind., 190 

00  tl)e  Boarb  of  public  IDorfs:  ^ 

The  Contract  for 

/AcA.Ad;mx ! L 

from f2Fl...CrCuLCl. ; 


to 


..c2^ 


authorized  by  Improvement  Resolution  No.  i(^o  J , made  and  entered  inlo 

with (D..JN.aru.....^... OffdjLro^j^^  

- Contractor , has  been  fully  completed,  and  the  cost  of  the  same  to  the  property  owners, 

along  the  line  of  said  improvement,  is  no  more  nor  less  than  is  set  forth  on  the  assessment  roll,  submitted 
to  and  approved  by  you,  on  the  day  of_ — zgo ^ 

The  total  final  estimate  is  as  follows: 

Property  Owners,  - - $ , 

- - - V? 


City  s Portion,  - _ _ 

Total, 

Respectyfully  submitted, 

7^ 


City  Civil  Engineer- 


Received  by  the  BOARD  OF  PUBLIC  WORKS,  this  J>  9 ^day  of. 


igo, and  the  final  estimate,  as  herein  above  set  forth,  be  and  the  same  is  hereby  approved  and  said 
original  assessment  roll,  as  heretofore  filed  in  the  office  of  the  Department  of  Finance,  is  in  all 
things,  now  here  adopted  and  approved  as  the  final  estimate  for  the  cost  of  the  work  on  said 


SIDEWALK  IMPROVEMENT  RESOLUTION. 


No.  , IQOy 


RESOLVED  BY  THE  BOARD  OF  PUBLIC  WORKS  OF  THE  CITY  OF  FORT  WAYKE,  JKDIAKA, 


The  cost  of  said  improvement,  including' the  cost  of  street  and  alley  intersections,  shall  be  assessed  upon  the  real  estate  abutting 


on  said 


* J ' O J 


and  upon  the  City  of  Fort  Wayne,  Indiana,  if  the  said  city  is  benefited  by  said  improvement,  all  according  to  the  method  and 
manner  provided  for  in  an  Act  of  the  General  Assembly  of  the  State  of  Indiana,  entitled,  “An  Act  Concerning  Municipal  Corpor- 
ations,” approved  March  6,  1905 

Assessments,  if  deferred,  are  to  be  paid  in  ten  equal  annual  installments,  with  interest  at  the  rate  of  five  per  cent,  per  annum. 
A bond  or  bonds  shall  be  issued  to  the  contractor  in  payment  of  such  work,  unless  the  property  owners  pay  said  assessments  before 
said  bond  or  bonds  are  issued.  Under  no  circumstances  shall  the  city  of  Fort  Wayne  be  or  be  held  responsible  for  any  sum  or 
sums  due  from  said  property  owner  or  owners  for  said  work,  or  for  the  collection  of  the  same,  or  for  the  payment  of  any  bond, 
bonds,  certificate  or  certificates,  issued  to  said  contractor  in  payment  for  such  work,  except  for  such  moneys  as  shall  have  been 
actually  received  by  the  city  from  the  assessments  for  such  improvement,  or  such  moneys  as  said  city  is  by  said  above  entitled  act 
required  to  pay.  All  proceedings  had  and  work  done  in  the  making  of  said  improvement,  assessment  of  property,  collection  of 
assessments  and  issuance  of  bonds  therefor,  shall  be  as  provided  for  in  said  above  entitled  act. 
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DEPARTMENT  OF  PUBLIC  WORKS. 


h'ort  K V/.////Y?, 


y ~7 

y- 

SPSeiPlCATIONS. 

KOK 

51  int^jfTnrir  ftllw^-Qiieitliwy  Cement  diRl  tok  Sidemalks,  Cifgjjmatfia  and  Stono  Oii^bing^ 


Specifications  for  ^ ct^ 


under  Improvement  Resolution  No.  0rh  .,  adopted  by  the  Board  of  Public  Works  of  the  City  of 

I'ort  Wayne,  Indiana, . >^. 0 ; and  in  pursuance  to  the  advertisement 

for  sealed  proposals  for  sa^  work,  to  be  received  at  the  office  of  the  Board  of  Public  Works  of  said  City 

until o’clock M.,  , at  which  time,  or  as  soon  thereafter 

as  possible,  said  Board  will  publicly  open  and  note  all  proposals  for  said  work. 

The  proposals  will  then  be  submitted  to  the  'Engineer  of  the  Department  of  Public  Works  for  computation,  and  upon  re- 
ceipt of  his  report  as  to  the  relative  rates  of  the  different  bidders,  the  said  Board  will  proceed  witliout  unnecessary  delay,  to 
award  the  contract  for  the  above  work,  to  the  lowest  responsible  bidder,  reserving  the  right  to  reject  any  and  all  proposals 
for  the  above  work. 

Bids  must  be  .sealed  and  addressed  to  the  Board  of  Public  Works  of  the  City  of  Fort  Wavne,  Indiana. 

All  proposals  must  be  submitted  in  envelopes  furnished  by  the  Board  and  have  written  thereon  the  name  of  the  improve- 
ment contemplated. 

Price  must  be  stated  both  in  figures  and  words,  and  in  the  I’espective  columns  provided  for  the  same,  on  blanks  furnished 
by  the  Board. 

Whenever  the  bid  is  accepted,  the  contractor  to  whom  the  contract  shall  have  been  awarded,  will  be  required  to  enter  into 

a contract  and  to  give  bond  in  the  sum  of with  at  least  two  freehold  sureties,  to 

the  satisfaction  of  the  Board  of  Public  Works. 


The  Engineer’s  estimate  of  . the  work  to  be  done  under  the  above  title  is  as  follows  : 

■?- sq.  feet  feet  wide  Sidewalk  length  — 




Roadway. 


Brick  wings. 

- wefTTfmLblo'  wal-kctone. 

rrc  WTLirb. 

otirb-resfet. 

rotnrdFffi'Cj^H'b. 

AVlt^y  Iiildl'fftsLtions  pavj^rLjivit-h  set  eni  edge. 


The  above  quanties  arc  supposed  to  be  correct,  but  are  not  guaranteed  as  correct,  and  the  price  must 

include  all  items,  and  bids  must  state  a price  per  lineal  foot for  all  work  complete 

as  herein  specified. 

Plans  and  profile  of  the  above  work  can  be  seen  in  the  office  of  the  Department  of  Public  Works. 

All  bidders  are  cautioned  not  to  submit  their  bids  until  said  plans  and  profiles  have  been  examined 
by  them. 

Fort  Wayne, i8g 

GENERAL  SPECIFICATIONS. 

1.  Whenever  the  word  “Engineer”  is  used,  it  shall  be  held  to  mean  the  Engineer  for  the  time  being 
of  the  Board  of  Public  Works. 

2.  Whenever  the  word  “Contractor”  is  used,  it  shall  be  held  to  mean  either  any  contractor  or  firm 
of  contractors,  or  any  member  of  a firm  contracting  for  any  of  the  work,  or  any  corporation  undertaking 
the  contract. 

3.  The  work  to  be  done  will  be  staked  out  by  the  Engineer,  or  his  assistant;  and  the  contractor 
will  be  required  to  carefully  preserve  all  stakes. 

4.  The  work  shall  be  begun  at  such  points  as  the  Board  may  designate,  and  not  more  than  two 
adjoining  squares  in  length  shall  be  torn  up  at  one  time.  The  Board  shall  have  the  right  whenever  in 
the  opinion  of  said  Board,  the  weather  is  not  suitable  to  do  said  work,  to  cause  the  work  to  be  suspended. 
In  case  of  any  suspension,  the  time  in  which  the  contractor  is  to  complete  the  work  shall  be  extended 
by  as  many  working  days  as  the  same  is  thus  suspended. 

5.  Any  work  that  does  not,  in  the  opinion  of  the  Board  of  Public  Works,  fully  comply  wdth  these 
specifications,  shall  be  taken  up  and  replaced  according  to  the  directions  of  the  Board  or  its  Engineer, 
and  at  the  e^tpense  of  the  contractor. 

6.  All  work  of  the  kind  bid  upon  shall  be  paid  for  by  measurement  at  the  contract  prices,  and  no 
claim  for  any  extra  work  or  materials  w'ill  be  allowed  unless  it  is  ordered  in  writing  by  the  Board  of  Public 
Works,  and  the  price  to  be  paid  is  agreed  upon  by  w'ritten  agreement,  before  the  extra  work  is  undertaken, 

7.  All  materials  furnished  shall  be  of  the  best  quality  of  their  respective  kinds. 

8.  No  materials  of  any  kind  shall  be  used  until  they  have  been  examined  and  approved  by  the 
Engineer;  who  shall  have  full  power  to  condemn  any  vrork  or  materials  not  in  accordance  with  these 
specifications,  and  to  require  the  contractor  to  remove  any  work  or  materials  so  condemned,  and  at  his 
own  expense  to  replace  the  said  work  or  materials  to  the  satisfaction  of  the  Engineer. 

g.  If  at  any  time  any  overseer  or  workman  employed  by  the  contractors  shall  be  declared  by  the 
Engineer  or  reported  by  the  Inspector  to  the  Engineer,  to  be  unfaithful  or  incompetent,  the  contractor 
shall,  under  the  direction  of  the  Engineer,  forthwith  dismiss  such  person,  and  no  longer  employ  him  on 
any  part  of  the  work,  and  the  contractor  shall  at  all  times  have  some  competent  man  on  the  work  to 
whom  notices,  orders  and  instructions  may  be  given. 

' 10.  All  necessary  day  and  night  guardsmen,  barricades  or  lights,  shall  be  employed  and  erected  by 

the  contractor,  who  hereby  agrees  to  hold  the  city  harmless  from  any  and  all  claims  for  damages  resulting 
from  the  obstruction  of  the  street  or  streets,  or  for  any  neglect  whatever  on  the  part  of  the  contractor. 

11.  The  contractor  shall  pay  for  all  material  used,  and  for  all  labor  employed  in  the  prosecution  of 
the  work. 

12.  The  contractor  will  be  required  to  exercise,  in  the  prosecution  of  the  work,  all  proper  skill;  to 
guard  and  protect  all  excavations  or  dangerous  places;  to  use  all  due  and  proper  precaution  to  prevent 
injury  to  any  property,  person  or  persons  whatever,  and  will  omit  no  reasonable  precaution  which  will  tend 
to  the  security  of  all  persons  and  property.  The  contractor  hereby  agrees  to  save  the  City  of 
Fort  Wayne  harmless  from  any  and  all  liabilities  whatsoever  growing  out  of  any  injury  or  damage  to 
property  or  persons  because  of  any  neglect  or  fault  of  said  contractor,  agents  or  employes  in  the  execu- 
tion of  said  contract,  or  in  any  matter  connected  therewith  or  related  thereto,  and  will  be  required  to 
pay  any  judgment,  with  costs,  which  may  be  obtained  against  the  City  of  Fort  Wayne  growing  out  of 
any  such  injury  or  damage. 

13.  Old  material  which  is  to  be  taken  out  by  the  contractor  and  replaced  w'ith  new,  as  provided  for 
in  these  specifications,  shall  belong  to  the  owner  of  the  property  abutting  said  old  material,  provided 
said  property  owner  has  the  same  removed,  at  his  expense,  within  forty-eight  hours  from  the  time  the 
contractor  has  loosened  such  old  material,  ready  for  removal. 


14-  All  walk  stoiK.'s  and  ciirbinjr  in  street  and  alley  crossing' .v  wliieli  are  tr>  be  removerl  and  reida<~nd 
with  new  work  shall  become  the  i)roj)erfy  f)f  the  City  of  I'ort  Wayne. 

15.  All  material  excavated,  except  so  much  as  may  be  re(|iiired  for  fdlinff  on  the  line  of  the  work' 
and  the  space  between  the  curb  and  sidewalk,  shall  be  removed  by  the  contractor  and  dcjjfjsitefi  not  tfj 
exceed  the  distance  of  a mile  from  the  work,  as  directed  by  the  Hoard  of  Public  Works. 

If).  In  plowin<>^  or  otherwise  disturbiiifr  the  earth  in  excavatiiijr  ff)r  the  rf)ad  bed  care  must  be  taken 
not  to  go  below  the  grade  line  of  same  at  any  point,  leaving  a reasonable  margin  to  be  removed  by 
means  of  shovels  and  mattock  in  shaping  the  same  to  conform  to  the  surface  of  the  finished  grade. 

17.  In  cases  of  the  absence  of  the  Kngincer,  or  in  case  he  shall  so  direct,  the  powers  or  rluties 
licrein  assigned  to  him  will  devclopc  upon  his  deputies  or  assistants  duly  a[)pointcd. 

18.  The  contractor  will  be  required,  without  additional  compensation,  to  make  good  any  settlement 
of  the  pavement,  or  any  derangement  in  the  alignment  of  the  i)avcmcnt  and  grades  of  the  curbing  and 

crossings,  which  may  have  occurred  within ( ) years  after  the  approval  of  the 

final  estimate  therefor,  and  shall  keep  the  said  improvement  in  good  repair  ( ) 

years  after  the  date  of  the  approval  of  said  estimate. 


19- 


cement  SIDEWALKS. 

Class  “A.” 

Excavations  to  be  made  to  a width  of,  ( . ) feet  and  to  a depth  of 

inches  below  the  top  of  the  stakes  set  by  the  Flngineer,  or  present  sur- 
face of  the  old  walk  and  the  sub-grade  to  be  made  perfectly  smooth,  and  to  conform  to  the  grade  of 
walk  when  finished. 

20.  Upon  the  sub-grade  thus  prepared  a foundation  of  shall  be  placed,  that,  after  pktcing-enc 

(-l)-in«Ii  of  firiFgltfrLl  uii  uamo)  fki.ohiiig  tViLll~WctLTT  and  ramming  with  a rammer  weighing  not  less  than 
seventy-five  (75)  pounds,  the  thickness  of  same  shall  not  be  less  than-»iK  (gj  inches. 

21.  Upon  the  »te«^ioundation,  a cement  concrete,  made  of  the  best  quality  of 
Portland  Cement,  clean,  sharp  sand,  and  fine  gravel  shall  be  spread  to  a uniform  depth  of, 

( >3 ,,,)  inches.  Said  concrete  to  be  tamped  and  brought  to  a smooth  surface.  The  proportion  of  said 

concrete  shall  be  as  follows:  One  part  by  measurement,  of  the  best  quality  of  fine  ground 

, Portland  Cement;  two  parts  clean,  dry,  sharp  sand,  mixed  dry, by  shovels  and  hoes; 

when  sand  and  cement  are  properly  mixed,  three  pai'ts  of  screened  gravel  to  be  thoroughly  worked  into 
the  mass,  and  properly  mixed  while  dry;  gravel  to  be  such  as  will  pass  through  a screen  of  five-eighths 
(|4)  inch  mesh  and  not  less  than  one-quarter  inch  mesh;  after  sufficient  water,  only  to  be  added  to 
bring  the  mass  to  a stiff  paste;  mass  to  be  thoroughly  worked  with  hoes  and  shovels  to  bring  to  a uni- 
form consistency. 

22.  Upon  the  concrete  atop  coating  of  Cement  and  good,  clean,  sharp  sand 

thoroughly  mixed  dry,  in  proportions  of  one  part  of  cement  to  one  part  sand,  and  afterwarc^only  suffi- 
cient water  added  to  make  a stiff  paste,  and  the  whole  to  be  thoroughly  mixed  as  above  described,  to  be 

spread  to  a uniform  depth  of ( ) inches,  and  well  troweled  and  floated  down, 

and  smoothed  with  a trowel  until  made  perfectly  smooth. 


CEMENT  SIDEWALKS. 

Class  “B.” 

23.  Excavations  to  be  made  to  a width  of ( „„  ) feet  and  to  a depth  of 

sixteen  (i6(  inches  below  the  top  of  the  stakes  set  by  the  Engineer,  or  present  surface  of  old  walk,  and 
the  sub-grade  to  be  made  perfectly  smooth,  and  to  conform  to  the  grade  of  walk  when  finished. 

24.  Upon  the  sub-grade  thus  prepared,  a foundation  of  sand  and  fine  gravel,  or  cinders,  in  such  pro- 
portions that,  when  rammed,  to  form  a‘  solid  and  compact  mass,  to  be  spread  to  a uniform  depth  of 

( ) inches;  all  of  said  gravel  foundations  to  be  rammed  and  rammed  until  the 

same  present  a hard,  smooth  surface. 

25.  Upon  the  gravel,  or  cinder  foundation,  a cement  concrete  made  of  the  best  quality  of 

Portland  Cement,  clean,  sharp  sand,  and  fine  gravel  shall  be  spread  to  a uniform  depth  of 

( ) inches.  Said  cement  to  be  well  tamped  and  brought  to  a smooth  surface.  The  proportion  of 


said  concrete  shall  be  as  follows  : One  part,  by  measurement,  of  the  best  quality  of  fine  ground 

Portland  Cement;  two  parts  clean,  dry,  sharp  sand  mixed  dry,  by  shovels  and  hoes; 

when  sand  and  cement  are  properly  mixed  three  parts  of  screened  gravel  to  be  thoroughly  worked  into 
the  mass  and  properly  mixed  while  dry;  gravel  to  be  such  as  will  pass  through  a screen  of  five-eighths 
(54)  inch  mesh,  and  not  less  than  a one-quarter  ((({)  inch  mesh;  after  sufficient  water  only  to  be  added  to 
bring  the  mass  to  a stiff  paste,  to  be  thoroughly  worked  with  hoes  and  shovels  to  bring  to  a uniform 
consistency. 

26.  Upon  the  concrete,  a top  coating  of Portland  Cement  and  good,  clean,  sharp 

sand,  thoroughly  mixed  dry  in  proportion  to  one  part  of  cement  to  one  part  of  sand,  and  afterwards 
only  sufficient  water  added  to  make  a stiff  paste,  and  the  whole  to  be  thoroughly  mixed  as  above 

described,  to  be  spread  to  a uniform  depth  of ( ) inches,  and  well  troweled  and 

floated  down,  until  made  perfectly  smooth. 

BRICK  SIDEWALKS. 

27.  Excavations  to  be  made  to  a width  of ( ) feet  and  to  a depth  of  ten 

(10)  inches  below  the  top  of  stakes  set  by  the  Engineer,  and  the  sub-grade  to  be  made  perfectly  smooth 
and  to  conform  to  the  grade  of  walk  when  finished.  The  sub-grade  to  be  inspected  and  approved  by 
the  Engineer  before  the  sand  is  put  in  place.  In  excavating  for  the  sand  foundation,  care  must  be  taken 
not  to  injure  or  destroy  the  shade  trees,  unless  in  the  opinion  of  the  Engineer  it  becomes  necessary. 

28.  Upon  the  sub-grade  thus  prepared,  a layer  of  good  sand  to  be  spread,  that,  after  ramming,  will 
be  eight  (8)  inches  thick. 

2g.  Upon  the  foundation  of  sand  to  be  laid  a layer  of  the  best  quality  of  smooth,  hard  burned  paving 
brick,  of  uniform  size,  free  from  flaws,  cracks  or  breaks,  the  curb  to  be  formed  at  sides  and  ends  of  said 
pavement,  by  placing  brick  upon  longest  edge,  the  top  to  be  one-half  (^)  inch  below  the  pavement; 
the  brick  to  be  thoroughly  settled  with  a paver’s  rammer  and  plank,  or  rolled  with  roller  weighing  at 
least  500  pounds,  and  left  uncovered  until  approved  by  the  Engineer  and  then  finished  by  a half  inch 
coat  of  screened  sand,  which  must  be  thoroughly  brushed  into  the  joints  with  a stiff  broom. 

CURBING. 

30.  The  curbstone  must  be  made  of  the  best  quality stone  inches 

deep ( ) inches  wide,  not  less  than  five  (5)  feet  in  length,  to  be  tooled, 

crandled,  sawed  or  planed  true  and  smooth  at  least  ten  (10)  inches  on  face  and  four  (4)  inches  in  rear. 

The  corner  next  to  gutter  to  be inch  quarter  round; ends  to  be  neatly  cressed 

so  as  not  to  exceed  one-eighth  (54)  of  an  inch  joint  to  a depth  of  twelve  (12)  inches. 

31.  Stone  to  be  set  to  the  true  line  and  grade  of  the  street  in  a bed  of  six  (6)  inches  of  broken  stone 
or  fine  gravel  and  backed  up  full  with  six  (6)  inches  of  the  same  material  in  the  rear;  bed  and  backing 
to  be  thoroughly  tamped  with  a heavy  hand  tamper  to  the  full  depth  of  the  stones;  at  street  corners 
the  curb  to  be  cut  on  a curve  of  such  radius  as  the  Engineer  may  direct,  with  true  and  even  joints,  and 
to  be  of  the  same  description  as  the  curb  before  described  and  set  in  the  same  manner. 

DOUBLE  WALK  STONE. 

32.  Crossing  will  be  laid  as  shown  on  plans  and  in  estimate.  They  will  be  laid  one-half  (54)  inch  above 

adjoining  surface,  unless  otherwise  ordered  by  the  Engineer,  composed  of stone, 

fifteen  (15)  inches  in  width,  and  not  less  than  six  (6)  nor  more  than  seven  (7)  inches  in  depth,  and  not 
less  than  three  (3)  nor  more  than  six  (6)  feet  in  length,  laid  one  (i)  foot  apart.  The  upper  surface  of 
stones  to  be  of  such  character  as  to  show  no  inequalities  exceeding  one-quarter  {}()  inch,  the  ends  to  be 
squared  and  hammer  dressed  so  as  to  form  joints  not  e.xceeding  one-fourth  {}{)  inch  wide,  to  their  full 
depth  and  width. 

33.  The  crossing  stones  are  to  be  bedded  on  fine,  sharp  sand,  the  bottom  surface  of  said  sand  to  be 
level  with  bottom  surface  of  the  sand  in  which  the  paving  blocks  are  imbedded. 


STREET  GRADING. 


34.  The  roadway  to  l)c  {graded  accordin'^  to  |)lans,  i)rofilc  and  s[)ccificatioiis  fni  fde  in  the  office  of 
tlic  lk)ard  of  I’ulilic  Works  and  according  to  stakes  to  Ije  set  l)y  the  ICnf^inecr,  tlie  roadway  to  lie  paraded 

to  a width  of feet,  sloping  to  a depth  oi inches  at  the  sides,  and 

the  sidewalks,  together  with  the  lawns,  graded  to  a width  of feet  on  each  side,  and 

the  sidewalks  paved  to  a width  of feet. 

The  lawns  to  be  dressed  off  with  fine  earth,  raked  and  left  jicrfectly  smooth. 

All  work  and  materials  furnished  to  be  to  the  entire  satisfaction  of  the  City  h'nginecr. 

PLAN. 


Roadway 

(jutters feet  each 

Lawns 

Sidewalks feet  each 

Total. 


feet. 

feet. 

feet. 

feet. 

feet. 


ALLEY  GRADING. 

35.  The  alley  to  be  graded  according  to  plan,  profile  and  specifications  on  file  in  the  office  of  the 

Hoard  of  Public  Works,  and  stakes  to  be  set  by  the  Engineer,  and  graded  full  width feet. 

All  materials  furnished  and  work  done  to  be  to  the  entire  satisfaction  of  the  City  Engineer. 


I 


s. 


I 


I 


I -» 


F=ETITIOINI. 

Fo7-t  Wayne, 

TO  THE  BOARD  OF  PUBLIC  WORKS  OF  THE  CITY  OF  FORT  WAYNE: 

Gen/lanen : 


The  undersigned,  owners  of  real 
from 


stale  K <<2/^ 

cspeclfuUy  fetition  for  the  passage  of  a resolution  frovidkg  for 

ct^sfZAc-vtyy  • %A.  lA^Ana-eeyyri,  AA  tr  'il  (X<^  I ^ 

i0Z-AA/P^  *■ 

As  A. 

JU.  ' 


.J 


DEPARTMENT  OF  PUBLIC  WORKS. 

OFFICE  OF  THE  BOARD. 

Fort  Wayne.  Mar-ch2nd,  1907. 


Mr  F M Randall, 


City  Civil  Engineer. 


Dear  Sir: 


Please  prepare  plans  and  speolfication  for  a^oement  side- 
walk on  tie  east  side  of  Koch  Street  from  Archer  Avenue  to  St. Joseph 
Street. 


By  order  of  the, 


BOARD  Of|pTJELI  C WORKS  , 


By  X/ ■ 


PETITION  FOR  PASSAGE 


■II I m m 


